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Message Text 


LIMITED OFFICIAL USE CARACAS 7766 

PASS TO OED/MEPD AND OIM 

E.O. 11652: NA 
TAGS: BENC, VE 

SUBJECT: MAJOR PROJECT: HOUSING -GURI DAM 

REF: CARACAS 7748 

1 . GURI DAM PROJECT WILL REQUIRE APPROXIMATELY 3000 

UNITS FOR WORKERS. EDELCA HAS ALREADY AWARDED 4,000 

UNITS TO VENEZUELAN FIRMS (RATIO AND IMBELCA). THE 

REMAINING 4,000 UNITS WILL BE AWARDED BY BRAZILIAN- 

VENEZUELAN CONSORTIUM LED BY CAMARGO CORREA. AS WITH EQUIPMENT, 

C.C. DOES NOT WANT PUBLICITY. THEY WILL HAVE 

PRIVATE LICIT ATION OR NEGOTIATE DIRECTLY WITH PREFERRED 

COMPANY. C.C. HAS ALREADY DISCUSSED PROJECT WITH 

MAJOR PREFAB FIRMS. ATCO AND PORTA-CAMP HAVE BEEN 

THE MOST ACTIVE IN THIS AREA. IN MEETING WITH C.C. 

EMBOFF WAS TOLD THAT ATCO WILL MOST LIKELY BE AWARDED 
THE CONTRACT. 
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Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1702307 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: HOUSING -GURI DAM 
TAGS: BENC, VE 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/71 027061 -c288-dd11-92da-001cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



